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Message Text 

UNCLASSIFIED 

PAGE 01 KIGALI 00765 191448Z 
ACTION OC-06 

INFO OCT-01 AF-10 ISO-OO CCO-OO SY-05 FBOE-OO A-01 
/023 W 

042104 191452Z/46 

P R 191245Z MAY 78 
FM AMEMBASSY KIGALI 
TO SECSTATE WASHDC 6137 
AMEMBASSY NAIROBI PRIORITY 
INFO AMEMBASSY ACCRA 

UNCLAS KIGALI 765 

NAIROBI/ACCRA FOR RCO 

E.O. 11652: N/A 
TAGS: AFAC, ASEC, NSU 

SUBJECT: CRU RENOVATION - POWER SUPPLY 

REF STATE 120655 

1 . ELECTROGAZ CAN INSTALL 25MM SQ WIRE ALMOST IMMEDIATELY. 

2. ELECTROGAX STATES IT CAN INSTALL 50MM SQ WIRE WITH DIFFICULTY, 

BUT THEY WONT HAVE ANY UNTIL JULY. TECHNICIAN ESTIMATES 
INSTALLATION WILL REQUIRE 100 METERS OF CABLE AND TAKE ABOUT 

4 DAYS, THOUGH EXPERIENCE INDICATES THIS HIGHLY OPTIMISTIC. 

3. PLEASE ADVISE IF WIRE COULD BE PROCURED NAIROBI FOR 
FORWARDING TO KIGALI. 

CRIGLER 
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Errors: N/A 
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Film Number: D78021 1-0571 
Format: TEL 
From: KIGALI 
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Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: a1478c9a-c288-dd1 1-92da-001cc4696bcc 
Office: ACTION OC 
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